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S-E-C-R-E-T 

AGENDA 

Meeting No. 72 

Research Development and Production Review Board 
2 October 1957 

Room 2035 "I" Bldg. - 1430 Hours 

I • Old Business : 

1. Review and Approval of the Minutes of Meeting No. 71. 
II- New Business ; 

1. Discussion on the possibility of improvement of TA-1. 

2. Engineering Division discussion on pertinent changes 
and progress of the R+D program. 
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1. The D/CO apprised the Board that the D/Cx had expressed 
aa urgen t requirement f or a communication system that could be 

1 where nor mall y, radio transmissions were 
— He stated that there were several locations which 
needed such facilities right now. 


i 2. The SP representative presented information regarding 
Systems II equipment. He stated that, as of 1 April, project 
■^■had dropped cognizance of this project and that the Office 
of Communications had the responsibility for paying for expendi- 
tures related to Systems II > .which had accrued since 1 April 1957. 
These amounted to approximately $258,000. He stated that while a 
formal proposal had not been received from the contractor, an 
estimate had been prepared which indicates that for a total t : ; 
escpenditure of approximately $533,000 the Office of Communications 
can liquidate the existing indebtedness; and in addition can 
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S-E-C-B-E-T 


MINUTES 

Research, Development and Production Review Board 


A special meeting of the Research, Development and Production 
Review Board was held in the 0C Conference Room at 0900 hours 
on 3 June 1957 - The following persons were in attendance: 


* Part Time 
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J ‘ presented a technical analysis of the 

5 COT ® ariBOn of “ “ lth ^her existing end planned 


, , k ' , ft6 S1 ‘ re P resen tative pointed out that the principal 
points of interest in Systems II, concerned the fact that ? 
equipment could be made avaj lable in a very short period of 
t,-me, and that the equipment would provide a means of communi- 
cation when no skilled radio operator was available. 


25X1 C 



6. The Board concluded as follows: 


A. Systems II meets the requirement for limited 
volume communications utilizing other than radio opera 
tors in disaster situations. ’ 


B. That the development, testing, and production of 
bCi? 13 11 ^ fUld 8tation use ' be done on an expedited 


C. That operational testing and field installation 
be done on an expedited basis. 

* ' " ' v .v*t- •; . . . ' . >i 

- " * ; • • ’• . ; V.; ;V' 

?! .That Systems II having volume limitations, is not 
considered the ultimate system for emergency 'communica- 
uions • 


E. That Systems II is an interim system readily 
available, but that it is not contemplated that addi- 
tional procurement of this interim system will be 
initiated. 
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F. That the above does not prevent further develop- 
ment of Systems II for emergency use, should this appear 
to be desirable. 

7- The Engineering representative reported that in accord- 
ance with the desires of the D/CO, information was obtained from 
the contractor as to the ability to obtain proposals prior to 30 
June 1957, covering (a) the study and development of a bread 
board unit of a data collection system utilizing the JFM tech- 
nique (AS-6), and (b) the development of a version of the AS-4 
equipment for field station use (AS-5). This information has 
been obtained from the contractor and he proposes a study includ- 
ing a bread board unit of the AS-6 at a cost of $17^,000, and 
the development of one complete prototype of the AS-5, at a cost 
of $720,000. Utilizing funds remaining for R&D expenditures, it 
will be possible to initiate the data collection study, and 
additional funds in the amount of $ 600,000 will be required to 
initiate the development of the AS-5- 

8. The Board having previously approved the data collection 
study, this project will be initiated and the Engineering Division 
will prepare the necessary information to obtain the additional 
funds for the AS-5 equipment. 

9 • Since only one item remained on the agenda for the 
regular meeting of June 5, it was decided to hold this meeting 
on June k, following the , 0C Staff Meeting. The meeting adjourned 
at 1220 hours. 
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Distribution: 




attendance 
' listed In Paragraph I 
R&D Internal Projects 
R&D External Projects 
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MINUTES 

F^eearch, Development and Production Review Board 


Meeting #70 of the Research, Development and Production Review 
Boat'd wan held in Room 2038 "I" Building at 0930 Honrs on b June 
1957. The following persons were in attendance : 



II. 




•A >V 


* Part Time 

1. The c&T representat ives int roduced the requirement that 

had. been receivedfram Chief * or °* ihe AH-UOT-l HIM 

Keyers). Chief, |^^|recowaended that these be obtained from the 
military service test models on an expedited basis. 

2. The Engine erin g representative pointed out that the 
military had ply procured a small quantity, approximately 20 to 
30 service test models, and they needed all of theme for their 
owe, use. Discussion lad been held with the manufacturer of the 
unit sad he indicated, that in quantities between 100 and. JOD, 

the units could, be produced at a cost cC $600 each, pins a tooling 
charge of $30,000. It was further learned, from the contractor 
that' should quantities go to the order of 5000 to 1(9,000 units, 
there being on indication at erne time that the Mr Force might want 
such quantities, then the coat of the unit would, drop to about 
$3‘» with a tooling charge of $150,000. After some discussion it 
wait determined that the Board reiterated its position that phe AN- 
UGT-1 is a desirable item and that 0&T, in coordination with, DD/P, 
sh o uld determine the total quantities desired. It was suggested 
that perhaps the easiest «*y o* doing this would be for 08# to 
prepare a letter for the D/C0*a signature, addressed to the BB/F 
Materiel Board, requesting information as to the quantities 
desire^ audio obtain the concurrence of WE in this action* 
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MINUTES 

Research, Development and Production Review 


Board 


25X1A 


B^d^afheld Bevlev 

«ay 1957. The folloum* persons verf^ ?t£5£T “ 15 


* Part-time 


Acaocc^ 


Undgr^gendajtem 1-1, Old Business- 


The Minutes of Meeting #68 were approved as written. 

^jer Agenda Item 1-2, old Business , .MyK't ' 

. ^srs^s.srss.2: .fit : 

in £ a sent type automatic keying de^eft 1 *^^ and OC-E, Sregard- 

Pap<;r with the following c£S?* SSf o 55‘ ^ Board approved the •• 

l-t sentence ntamn^^f^^; | . U . 

pnrteL,rS r f^ h ?i2Se S ^S™r 1C ' £ b< ‘ *“"> <“ the 

wh^, 7Z~°T**n xxexiDie antenna eystem than th» ■.■j&mitz ;- V 


Possible ^oon^ed that 

cussed with him the nossih?i7^^ contr^or i t tfi 

on *«U ns the production ■£: M 
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report from the contractor as to the practicability of this 
approach and an estimate of the increased cost thereof. O&T 
reported they had verbally contacted the DD/P Materiel Board 
q&T for priority consideration and are awaiting an answer. It 

OC-E was the consensus of the Board that O&T should take necessary 

& WE action with OC-E and WE, to initiate formal action to the 

ACTION DI)/P Materiel Board. 

IV. U nder Agenda Item II -1, Rev Business ; 

The Board Members discussed the T 

I^Hand all were seriously concerned with the implications 
^^Stained in the proposed charter of the DD/P Materiel Board. 

The Chairman appointed a working group to be composed of O&T 
P&P, and Engineering representatives to review this paper and 
mike recommendations as to changes that should be made therein. 
In this review, as suggested by the SP representative, the 
working group shall review the Agency regulations setting forth 
the charter of the Office of Communications, and perhaps incor- 
porate a statement in the revision of the to the effect 
that nothing contained in the proposed will abrogate any of 
the authorities and responsibilities assigned to the D/CO by 
the Agency regulations. It was felt that the time element was 
such that a further report could not be made to the Board, but 
must be submitted directly to the D/CO. 

y, . The O&T representative stated that he believed a discus- 

sion should take place at the next meeting of the Board 
regarding Systems II, particularly as to the aims and purposes 
to which this equipment would be utilized. Considerable 
discussion took place on this item and the Board reached the 
following conclusions. 

(l) The Board concurs in the continuation of the testing 
, of the existing equipment for a long enough period to determine 
. its operational and technical reliabilities'. f 5 ! - v ' 
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(2) The Board agrees that at this time it does not have , ■ ■-'j-h; 

data on the operational and technical details, r e l i ability 
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VI. 
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the riffht reco ?\ lzes that <*>& CC-E reserve 

<;«sS£ rns^eT “ etlng ^ 016 Board to 


r?° t r e i lDB . a ? J “ UrDed at 1610 h ° urs - next regalnr eeetinK 

of the Board is scheduled for 5 June 1957. 116 
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AGENDA 

Meeting Ho. 69 

Research, Development and Production Review Board 

15 Mv 1957 

Room 2035 "I" Bldg. - 1^30 Hour* 


I. Old Business : 

1. Review and Approval of the Minutes of Meeting #66. 

2. Consideration of recommendations of 06«T and OC-I 
regarding various keying systems • 


II . Hew Business: 


1 . 


Review of DD/P propoe 



Materiel Board. 


The DD/P 
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Research 


AGENDA 

Review Board 

2 October 1957 

Room 2035 "I" Bldg- - 1“30 Hours 


Old Business : 

1 . Review and 


Approval of the Minutes of Meeting So. 71- 


XX. Hew Business : 

X . Biscussion on the possibility of improvement of TA-1. 

a Engineering Division dissuasion on pertinent changes 
and progress of the B+D program. 
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